R/W CODE: 5539 


CONTRACT 

DESIGNATION 

IR-33742 

1006075 


KIN DES. NUMBERS \ 

Designation No. 

Description 

1172100 

1-69 NB OVER UNNAMED TRIBUTARY (UNT) OF CLEAR CREEK 

1172101 

1-69 SB OVER UNNAMED TRIBUTARY (UNT) OF CLEAR CREEK 

1172102 I 

■69 OVER TRIBUTARY OF UNNAMED TRIBUTARY (UNT) OF CLEAR CREEK 

1172104 

1-69 NB OVER BOLIN LN. 

1172105 

1-69 SB OVER BOLIN LN. 

1172111 

1-69/S.R. 37 INTERCHANGE BRIDGE 


INDIANA 
DEPARTMENT OF 

TRANSPORTA TION 

(D 


ADJACENT PROJECTS 

Designation No. 

Descrip tion 

0500450 

1-69 - HARMONY ROAD TO BRANCH CLEAR CREEK 
(STA. 1255+00 TO. 1463+97.42 LINE "A") 


ROAD PLANS 

PROJECT NO. 1006075 PE, RW, CONST. 

Route: 1-69 From RP 112+83 To RP 114+63 

This Project features New Freeway Construction on 1-69 from Unnamed Tributary (UNT) of Clear Creek to S.R. 37. The 
design includes a new full service diamond interchange with four ramps at 1-69 / SR 37. This project is located in Sections 

19 and 30, 

Township 8 North, Range 1 West, Perry Township, Monroe County, Indiana. 



<*SllSliSlfe> ENGINEERS 
MMMBWM. PLAN N E RS 
m . I W ECONOMISTS 

WilburSmith 



ASSOCIATES 


429 N. Pennsylvania St., Suite 409 
Indianapolis, Indiana 46204 
p 317.822.6269 f 317.822.6273 
www.WilburSmith.com 


A/ 


sfa. 1554+87.53 "PR-A" (BK) = 
Sta. 216+76.01 "SR 37" (AH) 


New Bridge Construction 
S.R. 37 Interchange (Line "PR-SR 37") 
over 1-69 N.B./S.B. (Line "PR-A") 

1172111 


New Bridge Construction 

1-69 over Bolin Lane _ 

N.B. Str. No. 169-53-9710, Des. No. 1172104 
S.B. Str. No. 169-53-9711, Des. No. 1172105 

New Bridge Construction 

1-69 over Tributary of Unnamed Tributary 

(UNT) of Clear Creek 

Str. No. 169-53-9709, Des. No. 1)72102 - 
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\ THAT RD. 
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New Bridge Construction 

1-69 over Unnamed, Tributary (UNT) of_ Clear Creej< 
TLB. STT. No. 169-53-9707, Des. No. 1172100 
S.B. Str. No. 169-53-9708, Des. No. 1172101 
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BEGIN PROJECT 1006075 
END PROJECT 0500450 
STA. 1463+97.42 *A A 


\DIL 


I RD j 


Scale: NTS 

Location Map 



Z-t*9 (?EAl 






For Traffic & Design Data 
See Index Sheet 




Roadway Length (1-69): 
Total Length (1-69): 
Max. Grade : 

Begin Project Latitude: 
Begin Project Longitude: 
End Project Latitude: 
End Project Longitude: 
Hydrologic Unit Number: 


1.685mi 
1.711 mi 
3.240% 

39* 05’ 35" N 
86* 33'57" W 
39* 06" 55" N 
86* 33'53" W 
05120208090020 
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Abbreviations 

R/W 

Right-of-Way 

L.A. R/W 

Limited Access Riqht-of-Way 

A.C.L. 

Access Control Line 

C.L.T.F. 

Chain Link Type Fence 

F.F. T.F. 

Farm Field Type Fence 

APP. P.L. 

Apparent Property Line 

APP. EXIST. R/W 

Apparent Existing Right-of-Way 

B 

Beginning L.A. R/W 

E 

Ending L .A. R/W 

N.E.P.L. 

No Evidence of Property Line 

s.e. / e 

Superelevation 

P.G. 

Profile Grade 

N.B. 

Northbound 

S.B. 

Southbound 


Utilities 


Smithville Communications, Inc. 
1600 W. Temperence St. 

Elle tsville, IN 47429 
Mr. Perry Cater 
OSP Engineer 
pgater@smithvi I le.net 
(812) 935-2383 

Duke Energy 
Mr. Tim Emmel 

timo thy. emme l@duke -energy. com 
(812) 886-3276 
1000 E. Main St. 

Plainfield, IN 46168 
Send copy to: 

Mr. Tim Umbaugh 

tim. umbaugh@auke-energy. com 

(317) 753-8177 

1619 W. Deffenbaugh St. 

Kokomo, IN 46902 


Southern Monroe. Water Corp. 
(Midwestern Engineers Inc.) 
Mr. Michael Mathias 
Sr. Project Engineer 
mmathias@midwesterneng .com 
(812) 295-2800 
802 W. Broadway St. 
Loogootee, IN 47553 
Send copy to: 

Mr. Dennis Miller 
Superintendent 
(812) 322-4745 
5790 S. Fairfax Rd. 
Bloomington, IN 47401 


Vectren Energy Delivery 
Mr. Marty Frederick 

Public Improvement Project Coordinator 

mfrederick@vectren.com 

(812) 491-4765 

1 North Main Street 

Evansville, IN 47702 

Mr. Doug Anderson 

danderson@ vectren. com 

(812) 330-4009 

205 South Madison 

Bloomington, IN 47408 


Comcast Central Indiana 

2450 South Henderson St. 

Bloomington, IN 47401 

Mr. Scott Templeton 

sco 11 _ temple ton@cab le. corneas t. com 

(812) 822-3262 


General Notes 

** 

All Earth Shoulders, Median Areas, Cut and Fill Slopes shall 
be Plain or Mulch Seeded except where Sodding is specified. 

** 

All existing Storm Drainage Pipes, Inlets, and 

Manholes shall be removed unless otherwise noted. 

** 

All Limited Access Right-of-Way (L.A. R/W) is to be fenced 
with Chain Link Type Fence (C.L.T.F.) and shall be placed in 
lieu of Right-of-Way Markers, unless otherwise noted. 

** 

All existing Right-of-Way Fence shall not be disturbed unless otherwise noted. 
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Roadway 

Traffic Data 

Design Data 



A.A.D.T. (2011) 

A.A.D.T. (2030) 

D.H.V. (2030) 

Trucks 

Design Speed 

Design Criteria 

Functional Classification 

Rural / Urban 

Terrain 

Access Control 






% A.D.T. 

% D.H.V. 

M.P.H. 






1-69 

L ine "A " and L ine "PR-A " 

N/A 

29,578 

2,343 

21.0% 

13.8% 

70 

New Construction, Freeway 

Rural Freeway 

Rural 

Rolling 

Full Control 

I-69/S.R. 37 Ramp 

Line "NER-3A" 

N/A 

13,642 

1,258 

X 

6.1% 

50/40 

New Construction (4R), Ramp 

Ramp 

Rural 

Rolling 

Full Control 

1-69/S.R. 37 Ramp 

Line "NER-3B" 

N/A 

10 

- 

X 

- 

30/40 

New Construction (4R), Ramp 

Ramp 

Rural 

Rolling 

Full Control 

1-69/S.R. 37 Ramp 

Line "NWR-3" 

N/A 

13,263 

1,167 

X 

6.4% 

50/30 

New Construction (4R), Ramp 

Ramp 

Rural 

Rolling 

Full Control 

1-69/S.R. 37 Ramp 

Line "SER-3" 

N/A 

703 

55 

X 

3.6% 

50/30 

New Construction (4R), Ramp 

Ramp 

Rural 

Rolling 

Full Control 

1-69/S.R. 37 Ramp 

Line "SWR-3" 

N/A 

471 

48 

X 

4.2% 

30/50 

New Construction (4R), Ramp 

R® fg§< 

Rural 

Rolling 

Full Control 

S.R. 37 

Line "PR-SR37" 

20,000 

28,079 

1,978 

X 

7.7% 

50 

4R, Non-Freeway 

Rural Arterial 

Rural 

Rolling 

Full Control 

Bolin Lane 

Line "Bolin Lane" 

<100 

24 

- 

- 

- 

35 

3R, Non-Freeway 

Local 

Rural 

Rolling 

None 

Glenview Drive 

Line "PR-2-Glenview Drive" 

<100 

50 

- 

- 

- 

30 

3R, Non-Freeway 

Local 

Rural 

Rolling 

None 
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Exist. Ground' 


Varies Varies 


iMin.)\ 3 d 


31' Clear Zone _ 

20 ' _ 11 ' 

Shoulder 

i i /' 10 ' 


12' 

12' 

Lane 

I 


Lane 

\ 

2X 

/0 

\ 

2X 


Southbound Lanes 

HMA Pavement Option 


£ Line "A" 

60' Median 


, 5' t 

*Shldr 

jA' / 

i i 25 \\ 

- u 2S ' J 

, 5' 

7 A' 

2X 

LJ u 

f27] 


2X 

m 


m \l 

Z///J2 

V 


Typical Section 1-69 

Scale: '/s'= I'-O ' 

Sta. 1463+97.42 to Sta. 1464+31.05 (NB) Line "A" 
Sta. 1464+68.39 to Sta. 1469+34.00 (NB) Line 'A' 
Sta. 1463+97.42 to Sta. 1464+63.61 (SB) Line 'A' 
Sta. 1468+00.95 to Sta. 1469+34.00 (SB) Line 1 A• 
Sta. 1488+32.00 to Sta. 1492+05.00 Line 1 A• 


t 

0s 2X 


Northbound. Lanes 

PCCP Pavement Option 


11 ' 

Shoulder 

10' V 




31' Clear Zone 
20 ' 


Varies Varies 


j>/ rnnJi 


Exist. Ground 


31' Clear Zone 



Varies 

fariet 

? Varies 

20' 

Exist. Ground / 


A\ 

0k 




1 07 1 C 

(Mini) 

-0 

\2'-8' 

0 


IV 

Shoulder 


*For Low Side Shoulder Width Greater 
Than A'. Cross Slope Is AX If e Is 
Less Than or Equal To AX, If e Is 
Greater Than AX Then The Cross 
Slope Matches Adjacent Travel Lane 


P.G. & Point 
of Rotation - 


Southbound Lanes 

HMA Pavement Option 


Ca) PCCP, II" on 
E-E Subbase For PCCP 
or 

165 Ibs/Sys QC/QA-HMA, A, 76, Surface, 9.5 mm on 

275 Ibs/Sys QC/QA-HMA, A, 76, Intermediate, 19.0 mm on 

350 Ibs/Sys QC/QA-HMA, A, 6A, Base, 19.0 mm on 

250 Ibs/Sys QC/QA-HMA, 5, 76, Intermediate, OG 19.0 mm on 

385 Ibs/Sys QC/QA-HMA, A, 6A, Base, 19.0 mm 

(J) 165 Ibs/Sys QC/QA-HMA, 1, 6A, Surface, 9.5 mm on 
^ 330 Ibs/Sys QC/QA-HMA, 1, 6A, Intermediate, 19.0 mm 

@ 880 Ibs/Sys QC/QA-HMA, 1, 6A, Base, 25.0 mm 

(J2) 8" Compacted Aggregate, No. 53 

(7T) 8" Compacted Aggregate, No. 53, Base 

(r?) Subgrade Treatment, Type I A 

(?2) Subgrade Treatment, Type IIA 

(T3) Subgrade Treatment, Type III A 

( 7 ?) 6" Underdrain 

(/?) Guardrail 

(26) Sodding 

( 27 ) Seeding, R 


Shoulder Lane 


Shoulder Break Point, 



Aggregate For Underdrains - 

Pipe, Type A 
Circular,6" 


□ 

e\ 1 


t 


£ L ine "A " and L ine "PR-A" 

Median Varies ® 




8 j 

Wit, 


Typical Superelevated Section 1-69 

Scale: ’/g' = I'-O• 

Reverse As Necessary 

Sta. 1469+34.00 to Sta. 1488+32.00 Line "A" emax = 2.7X (R7) 
r. 1492+05.00 Line "A" to Sta. 1493+34.75 Line ‘A'(NB) emax = S.2X (L7) 
1494+70.60 VR-A' to Sta. 1525+25.00 Line VR-A" (NB) emax = S.2X (L7) 
r. 1492+05.00 Line "A’ to Sta. 1492+76.62 Line 'A'(SB) emax = 5.2X (LT) 

. 1494+13.10 VR-A' to Sta. 1525+25.00 Line VR-A'(SB) emax = S.2X (L7) 


Shoulder Break Points 


-P.G. 8 Point 
of Rotation 

_-w_ 

Lane 


Northbound Lanes 

PCCP Pavement Option 


IV 

Shoulder 

10' V 




3V Clear Zone 
20 ' 


Varies Varies 


For High Side Shoulder Width Greater 
Than A'. Cross Slope is AX If e Is 
Less Than or Equal To AX, If e Is 
Greater than AX But Less Than Or 
Equal To 6X Then The Cross 
Slope Is 2X. 


© Median width = 60'-0* from 1A69+3A.00 Line "A" to Sta. 1513+00.00 Line VR-A" 

Median Varies from 60'-0* at Sta. 1513+00.00 to 35'-0" at Sta. 1523+50.00 Line VR-A' 
Median Varies from 35'-0" at Sta. 1523+50.00 to 30'-6" at Sta. 1525+25.00 Line VR-A' 
Median width = 30'-6" from 1525+25.00 Line VR-A ' to Sta. 15A9+63.00 Line VR-A" 


Coarse Aggregate, No. 8 s 
Subbase For PCCP 

Compacted Aggregate, No. 53, Base / 


Top of Subgrade 


Geotextile For Underdrain, 
Where Required 



Geotextile For Underdrains 


See Applicable 
Typical Sections 


12 '- 0 ' 

Shoulder 


_Pace of 
Guardrail 


Pipe, Type A, Circular, 6 in.^~ 

Geotextile For Underdrains, 
Where Required 


Exist. Ground 


Aggregate For Underdrain 


Underdrain Detail HMA 

Not to Scale 


Underdrain Qslaij Shoulder PCCP 

Not to Scale 


Shoulder w/Guardrail 

Not to Scale 


x Exist. Ground 


Note: All Shoulders On 1-69 Shall Have 
Milled Shoulder Corrugations, Per INDOT 
STD. DWG. 

E606-SHCG-01 

E606-SHCG-02 

E606-SHCG-03 
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£ Line "PR-A" 



*For Low Side Shoulder Width Greater 
Than 4', Cross Slope Is 4X If e Is 
Less Than or Equal To AX, If e Is 
Greater Than 4X Then The Cross 
Slope Matches Adjacent Travel Lane 


Southbound. Lanes 

HMA Pavement Option 


Northbound Lanes 

PCCP Pavement Option 


Typical Urban Superetevoted 2zlane Section 1-69 

Scale:/a’* l'-0’ 

Da i/orcA A e A/flro cmh/ 

Sta. 1525+25.00 to Sta. 1540+60.00 Line v/-A 0 (RT) emax = 5.2X (RT) 
Sta. 1525+25.00 to Sta. 1546+90.00 Line VR-A 0 (LT) emax = 5.2X (RT) 


For High Side Shoulder Width Greater 
Than 4\ Cross Slope is 4X If e Is 
Less Than or Equal To 4X, If e Is 
Greater than 4X But Less Than Or 
Equal To 6X Then The Cross 
Slope Is 2X. 


<k Line "PR-A" 



Southbound Lanes Northbound Lopes 

HMA Pavement Option PCCP Pavement Option 

Typical UrbOD. Superelevated 3zLane Section 1-69 

Scale:'/,’* r-0’ 

Sta. 1540+60.00 to Sta. 1549+63.00 Line v/-A’(RT) emax = S.2X (RT) 

Sta. 1546+90.00 to Sta. 1549+63.00 Line VR-A’(LT) emax = 5.2X (RT) 


0 


0 


© 


£ Line VR-A" 



PCCP, iron 
Subbase For PCCP 
or 

165 Ibs/Sys QC/QA-HMA, 4, 76, Surface, 9.5 mm on 

275 Ibs/Sys QC/QA-HMA, 4, 76, Intermediate, 19.0 mm on 

330 Ibs/Sys QC/QA-HMA, 4, 64, Base, 19.0 mm on 

250 Ibs/Sys QC/QA-HMA, 5, 76, Intermediate, OG 19.0 mm on 

385 Ibs/Sys QC/QA-HMA, 4, 64, Base, 19.0 mm 

165 Ibs/Sys QC/QA-HMA, 1, 64, Surface, 9.5 mm on 
330 Ibs/Sys QC/QA-HMA, 1, 64, Intermediate, 19.0 mm 

880 Ibs/Sys QC/QA-HMA, 1, 64, Base, 25.0 mm 
8" Compacted Aggregate, No. 53 
8" Compacted Aggregate, No. 53, Base 


( 57 ) Subgrade Treatment, Type I A 
(?2) Subgrade Treatment, Type IIA 
(IS) Subgrade Treatment, Type III A 
( 7 ?) 6 " Underdrain 
(77) Guardrail 

(26) Sodding 

(27) Seeding, R 


Southbound Lanes 

HMA Pavement Option 


Northbound Lanes 

PCCP Pavement Option 


Typical Urban 3-Lane Section 1-69 

Scale: y e *= I'-O 0 

Sta. 1549+63.00 to Sta. 1554+30.00 Line VR-A 0 (RT) 
Sta. 1549+63.00 to Sta. 1554+30.00 Line VR-A 0 (LT) 


Note: All Shoulders On 1-69 Shall Have 
Milled Shoulder Corrugations, Per INDOT 
STD. DWG. 

E606-SHCG-01 

E606-SHCG-02 

E606-SHCG-03 
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Exist . Ground/ 


£ Line "A" 



Typical Rock Cut Section 1-69 

Scale:'/s'* I'-O' 





Rook Cut < 101 

Not to Scale 



Outside 
Edge Of 
Shoulder 


Rock Cut < 101 (Modified! 

Not to Scale 


SPECIAL CONCRETE BARRIER WALL • TYPE *A* 

Not to Scale 


Q 


165 Ibs/Sys QC/QA-HMA, 1, 64, Surface 9.5 mm, on 
330 Ibs/Sys QC/QA-HMA, 1, 64, Intermediate 19.0 mm, on 
6" Compacted Aggregate, No. 53, Base 


Note: All Shoulders On 1-69 Shall Have 
Milled Shoulder Corrugations, Per INDOT 
STD. DWG. 

E606-SHCG-01 

E606-SHCG-02 

E606-SHCG-03 
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u 


CLEAR ZONE 

Line 'NER-3A' Clear Zone* 

From 1+00.00 to 9+00.00 ^NER-ZA', Clear Zone = 18'-0' 
From 9+00.00 to 21+00.00 'NER-ZA', Clear Zone = !4'-0' 
From 21+00.00 to 26+60.12 'NER-ZA', Clear Zone = 16'-0' 

Line 'NER-3B' Clear Zone* 

From 1+00.00 to 3+87.01 'NER-ZB', Clear Zone = 7'-0' 

Line 'NWR-3' Clear Zone* 

From 1+00.00 to 16+50.00 mR-3', Clear Zone = 18'-0' i i 
From 16+50.00 to 19+88.86 *NWR-3', Clear Zone = !4'-0' u 

Line 'SER-Z' Clear Zone* 

From 1+00.00 to 10+00.00 'SER-Z', Clear Zone = 12'-0' 

From 10+00.00 to 19+00.00 'SER-Z', Clear Zone = T-0' 

Line 'SWR-3' Clear Zone* 

From 1+00.00 to 7+00.00 'SWR-3', Clear Zone = 7'-0' 

From 7+00.00 to 21+42.85 'SWR-Z', Clear Zone = !2'-0' 


\A1)QC/QA, 8.5" on 
V '—' Subbase For PC CP 

(D-1 Joints @ 15' O.C. w/1.5" Dia. Dowel Bars) 
or 

165 Ibs/Sys QC/QA-HMA, 1, 64, Surface, 9.5 mm, on 
275 Ibs/Sys QC/QA-HMA, 1, 64, Intermediate, 19.0, mm, on 
250 Ibs/Sys QC/QA-HMA, 5, 76, Intermediate, OG 19.0 mm, on 
385 Ibs/Sys QC/QA-HMA, 1, 64, Base, 19.0 mm 

(J2) Compacted Aggregate, No. 53, Variable Depth 

(^T) 8 " Compacted Aggregate, No. 53, Base 

(n) Subgrade Treatment, Type I A 

(t 2)Subgrade Treatment, Type IIA 

(TJ) Subgrade Treatment, Type III A 

( 77 ) 6 " Underdrain 

(jo^ Guardrail 
(25) Sodding 
(27)Seeding, R 



Sta. 16+58.00 to Sta. 18+37.22 'NWR-3' 




Sta. 14+46.00 to Sta. 17+59.90 'SER-Z' 
Sta. 1+83.00 to Sta. 2+95.00 'SWR-Z' 
Sta. 7+24.00 to Sta. 7+74.00 'SWR-Z' 



For High Side Shoulder Width Greater 
Than 4'. Cross Slope is 4X If e Is 
Less Than or Equal To 4X, If e Is 
Greater than 4X But Less Than Or 
Equal To 6X Then The Cross 
Slope Is 2X. 


Typical One Lone Ramp ("NER-3B". "SER-3". & "SWR-3") 
Superalevated Section (Reverse as necessary) 

Scale* Ye' = l'-0' 

Sta. 1+66.00 to Sta. 3+85.00 'NER-ZB' 

Sta. 5+08.32 to Sta. 7+45.00 'SER-Z' 

Sta. 10+85.00 to Sta. 14+46.00 'SER-Z' 

Sta. 2+95.00 to Sta. 7+24.00 'SWR-Z' 

Sta. 7+74.00 to Sta. 17+81.00 'SWR-Z' 


*For Low Side Shoulder Width Greater 
Than 4'. Cross Slope Is 4X If e Is 
Less Than or Equal To 4X, If e Is 
Greater Than 4X Then The Cross 
Slope Matches Adjacent Travel Lane 


Note: All Shoulders On 1-69 Shall Have 
Milled Shoulder Corrugations, Per INDOT 
STD. DWG. 

E606-SHCG-01 
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Northbound Lanes 


For High Side Shoulder Width Greater 
Than A'. Cross Slope is AX If e Is 
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Equal To 6X Then The Cross 
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Typical Section - Bolin Lane & Glenview Drive 
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Scale: i/ 4 * = J'-O 0 
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* W-Beam Guardrail shall be used to protect vehicles on steep grade of Bolin Lane from MSE Wall Abutments 
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W. MOLINE DR. 


.0 STA. 1515+00.00 

______ LINE ’’A” 

5/8” REBAR W/CAP SET 
N: 508515.7043 
E: 1272864.3298 


L ° T ># 


LINE “A !l CURVE DATA: 
P.l. STA. 1522+94.22 
DELTA: 71*30'58" 
D.O.C.: 1‘25*57” 
RADIUS: 4,000.00’ 
TANGENT: 2.B80.44' 
ARC LENGTH: 4,992.77’ 
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DEED BOOR 269, PAGE 265 
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m E: 1271659.2343 

MARY MABEL ELLIS HANE 

— DEED BOOR 269, PAGE 263 
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\y' -y MAG NAIL W/WASHER SET ' 
~ N: 506278.9348 
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MAG NAIL W/WASHER SET 
N: 506169.8206 
E: 1271854.8014 
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NE COR., N^ 4 , 5E C. 25, T.6N., R.2W. 

/ 5"X 5” STONE FOUND FLUSH WITH GRADE 
I N: 509218.6970 


nw cor., my 4t 

5 EC. 30, T.flN., R.I W. 

CALCULATED CORNER 
NO MONUMENT SET 
N: 509206.4746 
E: 1270243.4116 




\ NW COR., UW/ Ai 5EC. 30, T.S N., R. IW. 4 Qfl \ 

CALCULATED CORNER' - (00041 

N: 509190.8432 ___ 

E: 1268792.2050 

#5760 5”X 5” STONE FOUND 0.4 FEET ABOVE 
GRADE 0.1 FEET EAST OF CALCULATED CORNER 
N: 509190.8430 L0T 20 

E: 1268792.2800 _- - 
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P.O.C. STA, 1535+00.00 

_ LINE *A” 

'jy~~ NO MONUMENT SET 
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E: 1272500.7119 


SHARON ELGAR REVOCABLE TRUS1 
DEED BOOR 414, PAGE 696 
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ROCRPORT INVESTMENT GROUP, 
INST. #2002010795 

^ N 86°5 I '07 " Wa 2555 ?4 ! / 


N: 509158.6310 
E: 1274316.0440 
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\ LINE "A" _ 
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SURVEYOR’S REPORT 

PURPOSE: 

The purpose of this survey was to prepare a Location Control Route Survey Plat for the establishment 
of the centerline of 1-69 within Segment 8 of the Interstate 69, Tier 1, Preferred Alternative 3C in 
Perry Township, Monroe County, Indiana. 

SCOPE: 

The Route Survey begins at: the South Line of the Southwest Quarter of Section 30, Township 8 North, 
Range 1 West and proceeds northeasterly, northerly and northwesterly to the Northwest Quarter of 
Section 19, Township 8 North, Range 1 West at which point'I-69 merges with S.R. 37. 

FIELD MEASUREMENTS: 

Field measurements for this survey were made in accordance with specifications outlined in 865 I.A.C. 
1-12-22. The decimal places shown hereon for measurements and coordinates do not necessarily 
indicate the precision of the work, but to allow for closure and adjustment by others if desired. 

BASIS OF BEARINGS: 

Bearings for this survey are based on the “1-69 Coordinate System, East Zone” grid (provided by 
Bemardin, Lochmueller and Associates, Inc.), as defined below. Unless noted otherwise, all measured 
and calculated distances and coordinates shown hereon are also based on said grid per the NAD 89 
(1997) adjustment and are reported in U.S. Survey Feet. The “1-69 Coordinate System, East Zone” is a 
transverse Mercator projection of the North American Datum of 1983, having a central meridian of 86 
degrees 25 minutes 12 seconds west of Greenwich, on which meridian the scale is set to 1.0000260. 

The origin of grid coordinates is at the intersection of said meridian and the parallel 38 degrees 09 
minutes 36 seconds north latitude. This origin is given the coordinates: North=50,000 meters and 
East=400,000 meters. This projection was designed to minimize the difference between ground 
measured distances and grid coordinate inverses speci fic to Segment 8 of the Interstate 69, Tier 1, 
Preferred Alternative 3C in southwestern Indiana. Controlling monuments used for this survey are 
numbers 60-65 provided by Bemardin, Lochmueller and Associates, Inc. as shown hereon. Static and 
RTK observations were used to establish the control for this survey. Said control was adjusted using a 
least squares analysis software. 

ALIGNMENTS: 

Line “A” was provided by Bemardin, Lochmueller and Associates, Inc. and is the proposed centerline 
of Interstate 69. 

Line “SR 37” was established per information from Indiana State Highway Commission plans for 
STF-Project No. 893 (8) R/W, const. & utilities. Monuments from said plans were located at stations 
P.T, 166+61.04 and P.C. 194+44.72 and checked to within hundredths of a foot when compared to 
plan stationing. A monument was found at P.I. station 208+20.78 and was found to be 0.8 feet short 
when compared to the corresponding curve data. However, a best fit line was created using the three 
above mentioned monuments and was found to be off by less than a tenth of a foot. The station of 
194+44.72 was held at the corresponding P.C. and run forward and back from said point. The degree 
of curvature from the plans was held to establish the curve at said P.C. and misses a monument found 
at the P.T. station 221+90.07 by approximately 0.4 feet in a southwesterly direction. 

Line “That Road” was established per information from Indiana State Highway Commission plans for 
STF-Project No. 893 (8) R/W, const. & utilities. A station equation of 217+00 “A” = 49+73.99 “That 
Road” was held to establish stationing. When holding the angular relationship between the centerlines 
of Line “A” (S.R. 37) and Line “That Road” it did not fit well with the existing pavement of That 
Road and therefore Line “That Road” was rotated to fit the existing pavement. 

Line “Bolin Lane” is defined by the North Line of the Southwest Quarter of Section 30, Township 8 
North, Range 1 West for its western portion. For its eastern portion, it is defined by a combination of 
found, monuments and deed lines as it runs along the asphalt roadway of Bolin Lane. Line “Bolin 
Lane” is not meant to represent the physical centerline of Bolin Lane as it exists during the time of this 
survey. 

Line “Glenview Drive” was established per geometry from the plat of Rolling Glen Subdivision Phase 
3, Final Plat as recorded in Plat Cabinet C, Envelope 339. 

Line “Wheaton Court” was established per geometry from the plat of Rolling Glen Subdivision Phase 
3, Final Plat as recorded in Plat Cabinet C, Envelope 339. 

In accordance with Title 865, Article 1.1, Chapter 12, Sections 20 through 25 of the Indiana 
Administrative Code, the following observations and opinions are submitted regarding the cause and 
amount of uncertainties in the lines and comers found or established by this survey because of any of 
the following: 

AVAILABILITY AND CONDITION OF REFER NECK. MONUMENTS: 

Many of the monuments set marking the corners during the United States Public Lands Surveys 
conducted in Indiana have been lost or obliterated and have not been perpetuated, or replaced, over the 
time since said surveys were performed. Therefore, great care was taken to re-establish said comers 
using as much information and evidence as possible to restore each monument to its original location 
as accurately as can be determined. Any uncertainty with these re-established monuments will be 
shown hereon. Any found monuments with their location being used to establish the controlling lines 
for this survey will be explained in reference to their origin (if able to be determined), size, type, 
character and relationship to the surface of the ground, roadway, etc. The origin of said monuments 
include, but are not limited to, federal and state highway plans, public lands survey notes, local surveys 


both recorded and unrecorded, local landowner testimony, natural and manmade topographical features 
and information obtained from local county offices such as deeds, plats, etc... 

All set “REBAR” are 24” #5 rebar with orange plastic cap stamped “B-L-N - RANDOM POINT”. 

RECORD DOCUMENTATION USED: 

Indiana State Highway Commission plans for STF-Project No. 893 (8) R/W, const. & utilities (plans 
for State Road 37), a survey for John Elgar performed by Steven Archer (Instrument Number 
2004001228), a survey for Mark Freeman performed by Bledsoe, Tapp & Riggert, Inc. (Instrument 
Number 2005018456), a survey for Rodney Van Pelt performed by Eric Deckard (Instrument Number 
2008012094), a survey for Edward Rader performed by Eric Deckard (Instrument Number 
2007008907), a survey for Sarah Bock performed by Eric Deckard (Instrument Number 2009008880), 
a survey for Brent Weiger performed by Eric Deckard (Instrument Number 2008012095), a survey for 
Timothy J. Hightower performed by Bledsoe Tapp & Riggert, Inc. (Instrument Number 2004013529), 
a survey for Joseph Kleindorfer performed by Bledsoe Tapp & Riggert, Inc. (Instrument Number 
2004010134), a survey for Michael Harding performed by Bledsoe Tapp & Riggert, Inc. (Instrument 
Number 2003020473), a survey for Michael Harding performed by Bledsoe Tapp & Riggert, Inc. 
(Instrument Number 2003020475), a survey performed by Philip O. Tapp & Company, Inc. 

(Instrument Number 2011001881), a survey for Kenneth Zike performed by Bledsoe Tapp & Riggert, 
Inc. (Cabinet S, Envelope 109), a survey for Kenneth Eads performed by Bledsoe Tapp & Riggert, Inc. 
(Cabinet S, Envelope 95), a survey for the Emmanuel Baptist Church performed by Bledsoe Tapp & 
Riggert, Inc. (Book 5, page 220), a survey for William R. Polley performed by Stephen E. Ramsey 
(Book 4, page 566), a survey for Rex Walters performed by Steven W. Archer (Book 4, page 229), 
Bailey Addition-West Section (Plat Cabinet C, Envelope 106), Bailey Addition west Subdivision 
Second Addition (Plat Cabinet C, Envelope 208), Glenview Subdivision (Plat Cabinet C, Envelope 
172), Farmers Field Subdivision Phase 1 (Plat Cabinet C, Envelope 236), Farmers Field Subdivision 
Phase 2 (Plat Cabinet C, Envelope 245), Farmers Field Subdivision Phase 3 (Plat Cabinet C, Envelope 
295), Rolling Glen Subdivision Phase 1 (Plat Cabinet C, Envelope 252), Rolling Glen Subdivision 
Phase 2 (Instrument Number 2000018124), Rolling Glen Subdivision Phase 3 (Instrument Number 
2003019770), Thrasher Acres Subdivision (Plat Cabinet C, Envelope 155), Robinson Industrial Park 
Subdivision Phase One (Plat Cabinet C, Envelope 283), Victor Heights 1st Addition (Book 6, page 
25), the plat of Amended Eagle View Section One subdivision (Plat Cabinet C, Envelope 157) 

Section 30, Township 8 North, Range 1 West: 

Point #8852 - The southwest comer of the Southwest Quarter of Section 30 - Calculated comer - A 
5/8” rebar with a plastic cap was set 0.4 feet above grade by Beam, Longest and Neff was placed 20.46 
feet (31 links per the G LO notes for this comer) south of the northeast comer (Point #8853) of Section 
36, Township 8 North, Range 2 West, and on the East Line of the Northeast Quarter of said Section 36. 
Per a survey titled “Hacker Administrative Subdivision” (Instrument Number 2000008067) performed 
by Bledsoe, Tapp & Riggert, Inc. Based on the references found per its 1 Monroe County Surveyors 
Office Monument Record sheet, there may be as much as 0.7 feet of uncertainty associated with this 
comer. 

Point #8848 - The southwest comer of the Southeast Quarter of Section 30 - An 8” diameter wooden 
fence post was found 4.5 feet above grade per a survey for Mark Freeman (Instrument Number 
2005018456) performed by Bledsoe, Tapp & Riggert, Inc. No Monroe County Surveyors Office 
Monument Record sheet exists for this comer. The uncertainty associated with this comer is unknown. 

Point #5778 - The southeast corner of the Southeast Quarter of Section 30 - A 5/8” rebar with a plastic 
cap set by Smith Neubeeker and Associates was found flush with grade per the Monroe County 
Surveyors Office Monument Record sheet. There is considered to be no positional uncertainty 
associated with this comer. 

Point #8869 - The northwest comer of the Southwest Quarter of Section 30 - An 8”x 8” wooden fence 
post was found 4.0 feet above grade per a survey for Mark Freeman (Instrument Number 2005018456) 
performed by Bledsoe, Tapp & Riggert, Inc. No Monroe County Surveyors Office Monument Record 
sheet exists for this comer. The uncertainty associated with this comer is unknown. 

Point #8878 - The northwest comer of the Northeast Quarter of the Southwest Quarter of Section 30 - 
A small nail was found 0.1 feet below grade per a survey for Kenneth Eads performed by Bledsoe 
Tapp & Riggert, Inc. (Cabinet S, Envelope 95). No Monroe County Surveyors Office Monument 
Record sheet exists for this comer. Based on said survey, the uncertainty associated with this comer is 
approximately 0.8 feet. 

Point #8871 - The northeast comer of the Southwest Quarter of Section 30 - A mag nail with washer 
was set to replace a “PK Nail” per a survey for Kenneth Zike performed by Bledsoe Tapp & Riggert, 
Inc. (Cabinet S, Envelope 109). A line was run between the fence post held as the South Quarter 
comer of said section and a rebar found on the West Line of said Southwest Quarter per said survey. 
Said line was then projected northerly 202.00' feet (distance from the survey) to establish this comer. 
No Monroe County Surveyors Office Monument Record sheet exists for this comer. Per the record 
distance from said survey and the measured distance between said monuments, there may be as much 
as 0.7 feet of uncertainty associated with this comer. 

Point #8881 - The northeast comer of the Southeast Quarter of Section 30 - A 5/8” rebar with a plastic 
cap set by Bledsoe, Tapp & Riggert, Inc. was found flush with grade per the plat of Robinson 
Industrial Park Subdivision Phase One (Plat Cabinet C, Envelope 283). Said plat shows this rebar as 
being found with lines intersecting at this monument and running northerly and easterly from said 
monument that are labeled “W. Line NW 14 , Sec. 29” and “S. Line NW 14 , Sec. 29 ”, respectively. 
However, no note exists stating that this monument represents this comeT. I believe the intent to be 
that the rebar does in fact represent said comer. No Monroe County Surveyors Office Monument 
Record sheet exists for this comer. A fence post was found approximately 32.4 feet westerly of this 


monument with an ancient fence running northerly and easterly from it. Based on the position of the 
fence post and fence lines, there may be as much as 32.4 Feet of uncertainty with this comer. 

Point #8884 - The northwest comer of the Northwest Quarter or Section 30 - Calculated comer - A 5”x 
5” stone found 0.4 feet above grade per the Monroe County Surveyors Office Monument Record sheet. 
Said stone was found approximately 0.1 feet easterly of a line run between a stone found (Point #5761) 
at the northeast comer of the Northeast Quarter of Section 25, Township 8 North, Range 2 West and 
the wood post (Point #8869) held as the northwest comer of the Southwest Quarter of Section 30. A 
line was run between the northwest comer of the Northeast Quarter of the Northwest Quarter of 
Section 30 (Point #8883) and said stone. Said line was then extended westerly to its’ intersection with 
the East Line of the Northeast Quarter of Section 25, Township 8 North, Range 2 West, thus creating 
the northwest comer of the Northwest Quarter of Section 30 (Point #8884). There is considered to be 
no positional uncertainty associated with this comer. 

Point #8879 - The northeast comer of the Northwest Quarter of Section 30 - A 5/8” rebar (no cap) was 
found 0.5 feet below grade - No Monroe County Surveyors Office Monument Record sheet exists for 
this comer. Said rebar is shown as being set per a survey for Kenneth Eads performed by Bledsoe 
Tapp & Riggert, Inc. (Cabinet S, Envelope 95). Based on the surveyed distance versus the record 
distance (from the above mentioned survey) of the East Line of the Northwest Quarter of said Section, 
there may be as much as 0.7 feet of uncertainty associated with this comer. 

Point #8883 - The northwest comer of the Northeast Quarter of the Northwest Quarter of Section 30 - 
Calculated comer, no monument set - No Monroe County Surveyors Office Monument Record sheet 
exists for this comer. This comer was created using geometry from the plats of Farmers Field 
Subdivision Phase 1 (Plat Cabinet C, Envelope 236), Farmers Field Subdivision Phase 2 (Plat Cabinet 
C, Envelope 245), Farmers Field Subdivision Phase 3 (Plat Cabinel C, Envelope 295). The uncertainty 
associated with this comer is unknown. 

Point # 8876 - The northwest comer ofthe Northeast Quarter of the Northeast Quarter of Section 30 - 
A 9”x 7” stone with a cut “X” was found 0.5 feet above grade per a survey for Rex Walters performed 
by Steven W. Archer (Book 4, page 229). No Monroe County Surveyors Office Monument Record 
sheet exists for this comer. The uncertainty associated with this comer is unknown. 

Point # 8880 - The northeast comer of the Northeast Quarter of Section 30 - A cut “X” was found in 
the passing (left) lane ofthe northbound travel lanes of S.R. 37. A railroad spike is identified as 
representing this comer per a survey for the Emmanuel Baptist Church performed by Bledsoe Tapp & 
Riggert, Inc. (Book 5, page 220). Said cut “X” fit well with other monuments located per said survey. 
Said cut “X” is identified as being the northeast comer of the Northeast Quarter of Section 30 comer 
per the plat of Robinson Industrial Park Subdivision Phase One (Plat Cabinet C, Envelope 283). 
However, per the Indiana State Highway Commission plans for STF-Project No. 893 (8) R/W, const. 

& utilities (plans for State Road 37) this comer is located at Station 175+50,19 feet left of Line “A” 
(centerline for State Road 37). The position from the plans is approximately 67 feet westerly of said 
cut “X”. Furthermore it appears that the fence line running northerly from Point #8881 (the northeast 
comer of the Southeast Quarter of Section 30) would fit better with the position calculated from said 
plans. Also supporting the cut “X” are the plats for Bailey Addition-West Section (Plat Cabinet C, 
Envelope 106) and Bailey Addition west Subdivision Second Addition (Plat Cabinet C, Envelope 208) 
as well as other deeds and lines of possession north of S.R. 37. Due to the availability of record 
documentation in the form of surveys and plats, 1 chose to hold the cut “X”. No Monroe County 
Surveyors Office Monument Record sheet exists for this comer. There is considered to be as much as 
67 feet of positional uncertainty associated with this comer. 

Section 19, Township 8 North, Range 1 West: 

Point #5781 - The northwest comer of the Southwest Quarter of Section 19 - A railroad spike was 
found flush with grade per a survey for Joseph Kleindorfer performed by Bledsoe Tapp & Riggert, Inc. 
(Instrument Number 2004010134). No Monroe County Surveyors Office Monument Record sheet 
exists for this comer. Per said survey the uncertainty associated with this comer is approximately 0.1 
feet. 

Point #5762 - The northeast comer of the Southwest Quarter of Section 19 - A 5/8” rebar (no cap) was 
found 0.2 feet below grade per a survey for Rodney Van Pelt performed by Eric Deckard (Instrument 
Number 2008012094). No Monroe County Surveyors Office Monument Record sheet exists for this 
comer. Per a survey for Joseph Kleindorfer performed by Bledsoe Tapp & Riggert, Inc. (Instrument 
Number 2004010134) the uncertainty associated with this comer is approximately 0.1 feet. 

Point #8873 - The northeast comer of the Southeast Quarter of Section 19 - A mag nail with a washer 
was set to replace a “spike” as identified by its' Monroe County Surveyors Office Monument Record 
sheet exists for this comer. As the reference distances on said Monument Record sheet conflicted with 
one another, monuments located from the survey for the Emmanuel Baptist Church (adjoining to the 
southeast) performed by Bledsoe Tapp & Riggert, Inc. (Book 5, page 220) and the plats for Bailey 
Addition-West Section (Plat Cabinet C, Envelope 106) and Bailey Addition west Subdivision Second 
Addition (Plat Cabinet C, Envelope 208) were used to reestablish this comer. Based on record 
information from the above mentioned documentation, there may be as much as 0.6 feet of positional 
uncertainty associated with this comer. 

Point #5763 - The northwest comer of the Northwest Quarter of Section 30 - A 3/4” iron pipe found 
0.7 feet below grade per the Monroe County Surveyors Office Monument Record sheet. However, the 
road in this area has been improved and its' Monument Record sheet has not been updated. New 
distances were pulled using the same reference points for this survey. There is considered to be no 
positional uncertainty associated with this comer. 


Point #8867 - The northeast corner of the Northwest Quarter of Section 30 - A 1” iron pipe was found 
0.2 feet above grade per a survey for Rodney Van Pelt performed by Eric Deckard (Instrument 
Number 2008012094). A railroad spike was called for (a mag nail was found flush) per a survey for 
Joseph Kleindorfer performed by Bledsoe Tapp & Riggert, Inc. (Instrument Number 2004010134). 

The 1 ” iron pipe was held as it seemed to fit better with a fence and tree line running to the east. No 
Monroe County Surveyors Office Monument Record sheet exists for this comer. Based upon the 
location of the I ’’ iron pipe and the mag nail, the uncertainty associated with this comer is 
approximately 26.4 feet. 

Point #8866 - The northeast comer of the Northeast Quarter of Section 30 - A 5/8” rebar was found 1.0 
feet below grade per its' Monroe County Surveyors Office Monument Record sheet. There is 
considered to be no positional uncertainty associated with this comer. 

Section 29, Township 8 North, Range 7 West: 

Point #8865 - The southeast comer of the Southwest Quarter of Section 29 - A PK nail was found 
flush with grade per its 1 Monroe County Surveyors Office Monument Record sheet. There is 
considered to be no positional uncertainty associated with this comer. 

Point #8864 - The southeast comer of the Southeast Quarter of Section 29 - A railroad spike was 0.4 
feet below with grade per its' Monroe County Surveyors Office Monument Record sheet. There is 
considered to be no positional uncertainty associated with this comer. 

Point #8882 - The northeast comer of the Southwest Quarter of Section 30 - A calculated comer with 
no monument set - A line-line intersection from corresponding quarter comers (point numbers 5231, 

‘ 8865,8881 and 8862) was created to establish this comer. No Monroe County Surveyors Office 
Monument Record sheet exists for this comer. The position of this comer fits well with a rock wall 
running along the North Line ofthe Southwest Quarter of this section and varies by as much as 2 feet. 

Point #5231 - The northeast comer ofthe Southeast Quarter of Section 29 - A 0.3-foot diameter pipe 
was found 0.3 feet below with grade per its' Monroe County Surveyors Office Monument Record 
sheet. There is considered to be no positional uncertainly associated with this comer. 

Point #8862 - The northeast corner of the Northwest Quarter of Section 29 - A railroad spike was 0.2 
feet below grade per its 1 Monroe County Surveyors Office Monument Record sheet. There is 
considered to be no positional uncertainty associated with this corner. 

Point #8863 - The northeast comer of the Northeast Quarter of Section 29 - A railroad spike was found 
0.4 feet below grade. No Monroe County Surveyors Office Monument Record sheet exists for this 
comer. However, a yellow “Survey Marker” sign was posted on a utility pole on the north side of 
Church Lane. The uncertainty associated with this comer is unknown. 

Section 2(1, Township 8 North, Range 1 West: 

Poi nt #8875 - The northeast comer of the Southwest Quarter of Section 20 - A mag nail with a washer 
was set flush with grade. No Monroe County Surveyors Office Monument Record sheet exists for this 
comer. However, a yellow “Survey Marker” sip was posted on a utili ty pole on the south side of That 
Road. This comer was reestablished per a survey for the Emmanuel Baptist Church performed by 
Bledsoe Tapp & Riggert, Inc. (Book 5, page 220). Based upon monuments found per the plat of 
Amended Eagle View Section One subdivision (Plat Cabinet C, Envelope 157) there may be as much 
as 7.7 feet of positional uncertainty associated with this comer. 

Point #8868 - The northeast comer of tire Southeast Quarter of Section 20 - A 5/8” rebar with a plastic 
cap set by Bledsoe, Tapp & Riggert, Inc. was found 0.7 feet above grade and held as the best evidence 
of this corner. No Monroe County Surveyors Office Monument Record sheet exists for this comer. 

The uncertainty associated with this comer is unknown. 

Point #8860 - The northeast corner of the Northwest Quarter of Section 20 - A 5/8” rebar with a plastic 
cap set by Bledsoe, Tapp & Riggert, Inc. was found 0.7 feet above grade. The Monroe County 
Surveyors Office Monument Record sheet calls for a “5/8” rebar w/Mundy red cap”. The references 
from said Monument Record sheet check with the found rebar. There is considered to be no positional 
uncertainty associated with this comer. 


Point #8861 - The northeast comer of the Northeast Quarter of Section 20 - A 3/4” iron pipe v. 
flush with grade per its' Monroe County Surveyors Office Monument Record sheet. There is 
considered to be no positional uncertainty associated with this comer. 
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R/W CODE: 5539 


SECTION CORNER 
REFERENCES (CONTINUED) 


CONTROL POINT REFERENCES 


IH 


N: 514479.9910 
E: 1271650.2580 



1" 0 IRON pipe: 

FOUND 0,2' ABOVE GRADE 
NORTHEAST CORNER OF NW 1/4, 
SEC 19, T8N, R1W 
NO SECTION CORNER REF, AVAILABLE 



/CA N: 496910.9562 

E: 1261337.7591 


| 

i Utility Pole 

/if/ 

/ / 

I 

] 


/ y 

/ 


i//f 

Center of / / ^ / 

Teieohone / / & / 

Riser / / / / 

/ 

/ 

"‘L 

Center of 

Sign Post 
(30 MPH) 

1 WOOD HUB SET 


| RANDOM CONTROL POINT | 


N: 506528.5899 N 
E: 1271585.2560 



MAG SPIKE SET 
RANDOM CONTROL POINT 



MAG NAIL SET 
RANDOM CONTROL POINT 



(7^20) 

N: 506539.0309 N 

E: 1272336.4634 j 

-n 4Q8‘± t 
Glenview 

f „ /—8.81’ 

S0LIN IN JSS/ ~ — 

rA Mag Neil w/Washir 

^ (#«5) 


\ 7E * 

Mailbox Post 
#1999 

j x II Center of Corner 
/ 0 / / Fence Post 


MAG SPIKE SET 

RANDOM CONTROL POINT \ 


N: 506513.0024 N 
E: 1272495.5771 



MAG SPIKE SET 
RANDOM CONTROL POINT 


5/8" REBAR w/CAP STAMPED “BLEDSOE 
& TAPP" FOUND 0. T ABOVE GRADE 
NORTHEAST CORNER OF SE 1/4 
SEC 20, T8N, R1W 
NO SECTION CORNER REF AVAILABLE 



SECTION CORNER REFERENCES (CONTINUED) 



■EK JflL i 


issti Fangs, Post 


MAG NAIL w/WASHER 
SET FLUSH WITH GRADE 
NORTHEAST CORNER OF THE SW 1/4, 
SEC. 20, T8N, R1W 
NO SECTION CORNER REF AVAILABLE 



9" x 7" STONE W/CUT "X" 

0.5 FEET ABOVE GRADE 
NORTHWET CORNER OF NE 1/4, 

NE 1/4, SEC. JO, T8N, R/W 
NO SECTION CORNER REF AVAILABLE 


(8878) 


N: 506548.3290 N 
E: 1270220.8370 




Mqq Noil in Utility Pole (CO) 


NAIL FOUND 
0.1’ BELOW GRADE 
NORTHWEST CORNER OF 
NE 1/4 SW 1/4, SEC JO, T8N, R1W 
NO SECTION CORNER REF AVAILABLE 


(8879) 


N: 509185.0070 N 
E: 1271694.9600 


REF. FOUND DESCRIPTION 


5/8" REBAR NO CAP 
FOUND 05‘BELOW GRADE 
NORTHEAST CORNER OF NW 1/4, 
SEC JO, T8N, R1W 
NO SECT/ON CORNER REF. AVAILABLE 



in Asphalt Shod 


CHISELED CROSS "X" FOUND IN 
NORTHBOUND PASSING LANE OF SR J7 
NORTHEAST CORNER OF NE 1/4, 

SEC JO, T8N, R/W 
NO SECTION CORNER REF AVAILABLE 


N: 506516.3440 
E: 1274285.0720 


5/8“ REBAR w/CAP STAMPED 
"BLEDSOE TAPP" FOUND FLUSH WITH GRADE\ 
NORTHEAST CORNER OF SE 1/4, 

SEC. JO, T8N, R1W 
NO SECTION CORNER REF AVAILABLE 


N: 506490.0118 
E: 1276880.0198 


NO REFERENCE AVAILABLE 


CALCULATED CORNER 
NORTHEAST CORNER OF 
SW 1/4 

SEC 29, T8N, R/W 
NO SECTION CORNER REF AVAILABLE 


N: 509206.4746 N 

E: 1270243.4116 i 


NO REFERENCE AVAILABLE 


CALCULATED CORNER 
NORTHWEST CORNER OF 
NE 1/4, NW 1/4, 

SEC. JO, T8N, R1W 
NO SECTION CORNER REF AVAILABLE 


JOB NUMBER 


101079 


SURVEY STARTED 


APRIL 04, 2011 


SURVEY COMPLETED 


MAY 17, 2011 


ROUTE PLAT SHEETS 


SURVEYOR STATEMENT 

ms mm, TOKmTOFurmmQEmme.ssmaimAcmmTom 
rnmrn cf m uc i-n-m mm MMsutsmie route sums except rnr 
m data am REGA/mc mmirncR naxpim cf w mmc p/ms shot a 
part of ms mm 


PREPARED BY: 


BLN 


Beam, Longest and Neff, Ll. C 

<?onsulting Engineers, Land Surveyors, 
Land Planners & Landscape Architects 







PREPARED BY: 


REGISTERED LAND SURVEYOR 


DRAWN: JKR 


CHECKED: EJS 
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LOCATION CONTROL ROUTE SURVEY 


HORIZONTAL SCALE 

BRIDGE FILE 

1” = 200’ 


COUNTY 

DESIGNATION NO. 

MONROE 


SURVEY BOOK 

SHEETS 


cn 

0 

cn 

03 

CONTRACT 

PROJECT NO. 
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R/W CODE: 5539 


N: 505274.7790 
E: 1272029.1922 


Sign Post \ $ 



MAG NAIL w/WASHER SET 
P.O.T. STA. 0+00.00 LINE "GLENVIEWDR" 





MAG NAIL w/WASHER SET 
P.O.T. STA. 3+00.00 LINE “WHEATON CT" 


0 , N: .506„ 5 4?-?®8? N 


E: 1272973.4846 



MAG NAIL w/WASHER SET 
Pi STA. 27+SO. 94 LINE "BOLIN LN" 



MAG NAIL w/WASHER SET 
P.C. STA. 55+94.20 LINE "THATRD” 



REBAR w/CAP SET 
Pi STA. 1478+85.59 LINE “A" 


N: 506004.2302 
E: 1271840.5591 



MAG NAIL w/WASHER SET 
P.C. STA. 7+53.45LINE "GLENVIEWDR" 



MAG NAIL w/WASHER SET 
P.O.T. STA. 10+00.00 LINE "BOLIN LN" 


N: 511878.0050 
E: 1270941.5110 



MAG NAIL w/WASHER SET 
EQ: P.O.T. STA. 1487+54.27LINE "A"= 
P.O.C. STA 7+61.96 LINE "GLENVIEWDR" 


N: 511839.0926 



MAG NAIL w/WASHER SET 
P.T. STA 58+28.43 LINE "THAT RD" 


N: 504602.0585 
E: 1271064.8997 



REBAR w/CAP SET 
P.C. STA 1471+4294 LINE “A" 


ALIGNMENT POINT REFERENCES 


N: 506169.8206 
E: 1271854.8014 



MAG NAIL w/WASHER SET 
P.T. STA. 9+22.87LINE "GLENVIEWDR" 



.MT" 7“ ilf5cT' 

Center of Center of 

Telephone Riser / Mailbox Pos ; 

#1999 


/ 


MAG NAIL w/WASHER SET 
EQ: P.O.T. STA 1493+78.63 LINE ”A”= 
P.O.T. STA. 20+00.00 LINE "BOLIN LN" 



MAG NAIL w/WASHER SET 
P.C. STA 44+10.63LINE "THATRD" 



1" 0 REBAR FOUND 
P.T. STA 166+6104 LINE "SR 37“ 



Fence Line | Rebor W / Cap Fence Line 

f ’- 3a _ 18 > 

/‘J REFERENCES BY I 

//$ AERiAL MAPPING j 


REBAR w/CAP SET 
P.O.C. STA 1479+00.00 LINE "A" 


(5) 

N: 506278.9348 

E: 1271904.1386 ‘ 

V 


Center 
Sign Po 

JLF^TposI 



i/j 

/§ 



m 

Center of 

Sign Post 


MAG NAIL w/WASHER SET 

P.C STA 10+42.62 LINE "GLENVIEWDR" 



MAG NAIL w/WASHER SET 
P.T. STA 46+80.84 LINE "THATRD" 


N: 510418.1180 



BRASS MONUMENT IN CONCRETE 
P.C. STA 194+44.72 LINE "SR 37". 


N: 505904.0199 
E: 1271766.4307 

U-ground 



REBAR W/CAP SET 
P.T. STA. 1486+23.99 LINE "A" 


JOB NUMBER 


101079 


SURVEY STARTED 


APRIL 04, 2011 


SURVEY COMPLETED 


MAY 17, 2011 


ROUTE PLAT SHEETS 


I OF I 


SURVEYOR STATEMENT 

immwY, w w best oniY mum m mif, is DSttirn wmm n m 
pmmm ormua 1-12-20 mm 1-12-25 mmm mw s#?ie$ ami mr 
m data am if mm m mm or dfzwm of k mm pauses ism a 

PAST OF MS 32MY, 


PREPARED BY: 


HBLN 


Beam, Longest and Neff, LLC 

Consulting Engineers, Land Surveyors, 
Land Planners & Landscape Architects 





PREPARED BY: IWMC CL M 


REGISTERED LAND SURVEYOR 


DRAWN: JKR 


CHECKED: EJS 



(5334) 

N: 506531.9990 

E: 1272341.7643 

V 

Fiber Cptic 

Center of 

Fiber Optic 

Marker 




B- 

Center 

#1999 

*_ - -rrrr: 

BOLIN LN 

Post 

RAILROAD SPIKE FOUND 

Pi STA 21+57.50 LINE "BOLIN LN" 


/Oi N: 506529.1799 N 

00 E: 1272410.5940 N 



MAG NAIL w/WASHER SET 
Pi STA 22+26.39 LINE "BOLIN LN" 



MAG NAIL w/WASHER SET 
| EQ: P.O.C STA 217+00.00 LINE "SR 37" - | 
P.O.T. STA 49+73.99 LINE "THATRD" 



BRASS MONUMENT IN CONCRETE 
Pi STA. 208+20.78 LINE "SR 37" 



N: 506533.1290 


E: 1271928.9334 



MAG NAIL w/WASHER SET 
EQ: P.O.T. STA 17+44.67LINE "BOLINLN"= 
P.O.T. STA 13+00.00 LINE "GLENVIEWDR" 



MAG NAIL w/WASHER SET 
Pi STA 24+4573 LINE "BONN LN” 


N: 512072.3596 
E: 1271398.4936 



MAG NAIL w/WASHER SET 
PC. STA. 51+35.61 LINE "THATRD" 


N: 512387.9943 



BRASS MONUMENT IN CONCRETE 
P.T. STA. 221+90.07LINE "SR 37" 



REBAR w/CAP SET 
P.O.C. STA. 1504+50.00 LINE "A" 


2011008297 SURVEY2 $55.00 
06/24/2011 03:48:38P i PG$_ 
Jim Fielder , u 

Monro* County R*eerd*r IN 
Rteordsd mm Prmmmnimd 



MAG NAIL w/WASHER SET 
EQ: PM STA 4+70.91 LINE “GLENMEWDR“- 
P.O.T. STA 0+00.00 LINE "WHEATON CT” 



MAG NAIL w/WASHER FOUND 
Pi STA 25+75.50 LINE "BOL/N LN" 



MAG NAIL w/WASHER SET 
P.T. STA. 53+1519 LINE "THATRD" 


N: 508960.3025 
E: 1273798.6020 


Rebar w/Cap * 

Set (#715) / , 



REBAR w/CAP SET 
Pi STA. 1522+9422 LINE "A” 


N: 508515.7043 
E: 1272864.3298 



REBAR w/CAP SET 
P.O.C STA 1515+00.00 LINE "A" 
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CD 

O 
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R/W CODE: 5539 


in 

O 

in 

10 

IS 

IS 





iH 

iH 


Sec. 30, T- 8 -N, R-/-W 
Perry Township 
Monroe County 




BARRY & TERRE R. ELKINS 
INST. #2006013017 


100' Easement for electrical lines in favor 
of Public Service Company of Indiana, Inc. 
D.R. 183, Pg. 278 


\ 


\ 


Res. B 


BEGIN PROJECT 1006075 
END PROJECT 0500450 
St a. 1463-^7.42 "A" 

\ 

\ 


V 


JASON MATTHEW WITHROW 
& GEORGE HUTTON 
INST. #2011002036 


Res. A 


App. Z 4 Section Line 


BARRY & TERRE R. ELKINS 
INST. #2006013017 


Res. C 


L SZ^a.C.L 


W/GP~i t 


245' L .A. R/W, A .C.L. & E.F.T.F. %GP-1 Posts 



< ^^/W. A.C.L._S Jj-FJ.-F— 


Z- A - R/W. A r / 



Eq. 

P.O.T. Sta. 1487+54.27 "A" = 

P.O.C. Sta. 7+61.96 "Glenview Drive 



MARY MABEL ELLIS HANE 
DEED BOOK 269, PAGE 263 


LJ/R/Wt/X^LM ' 
\ F.F.T.F. W/ GP-1 PoSts 


KENNETH D. & \ 

\ VICKI ZIKE \ 

\ INST. #2000013707\ 



Line "A" (To Be Constructed) 


f 493 


IrcxirtT^. 

w/CP-t Posts w 





\ 


\ 


365' L.A. R/j’r 
A.C.L. & F.F.T.F. 
/// GP-1 Posts 


BARRY & TERRE R. ELKINS 
INST. #2006013017 


~36~L.A\^R/W & A.C.L 


T.A. R/W, A. C.L. 


App. Section Line- 
and App. PL 




BARRY & TERRE R. ELKINS 
INST. #2006013017 




L.A. R/W, A . 6 X.X- n 
\ F.F. T.F. WJ^GP'-rRosts 


) Excess 
.Land 


r xcess Land F.F.T.F+W/ GP-1 Post Q WA 


LOT 7 


V 




^ G N-n-uLLi\ivmw urxivt \ 

__ J S 6 L - A • R/w > a\l. & F.F.\f. W/GP\ Posts 


& LOT 6 


4 Res. A 

th M. Burris < 
ST. #20060199J 


LOT 8 


Excess Land 


LOT 9 


\ Maw in D. Campbel/%t Ux. S 

^ \ST. #20080125% + / \%Ex 

VI BV 'V 


Bradley S. L0T 
rdeshaw Et Ux. 

7 M 


Burdeshaw 
INST. #2007010537 


'xcess Lam 


/ 


\ 

i nr 2 i 3 Zr- t'ARPENT 
LOT 43 /fc m_E LIVING i 

DE) 30OK 471, PAG 487 


LOT 35 


§^)Ta e n S d \y 




Excess 

Land 



\ Excess 
Land \ Land 


LOT 42 


/ 


\ 









LOT 11 


LOT 12 


\ 




/ 


LOT 41 


\ 


\ 




\ 


^xy''x' 




LOT 32 


>X iorj6 


/ 


/ 



LOT 40 


LOT 37 


MARK & YVONNE FREEMAN 
INST. #200006578 


\TIMOTHY J. & 
CHRISTINA A. HIGHTOWER 
INS\. #2004011282 


\ 


\ / LOT 10 >^V ^ 

uj / 


LOT 13 


Sec. 31, T- 8 -N, R-hW 
Perry Township 
Monroe County 


1 


Y V / / 

V>^/ 


LOT 25 


LOT 31 


LOT 23 


Zf e 


LOT 24 


RECOMMENDED 
FOR APPROVAL 


Sec. 30, T-X-N, R-l-W 
PerryyT o wnship 
Monj/oe County 


LOT 30 


LOT 38 


LOT 26 


DESIGN ENGINEER 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


LOT 39 


HORIZONTAL SCALE 


BRIDGE FILE 


1 " = 100 ' 


N/A 


VERTICAL SCALE 


DESIGNATION 


NONE 


1006075 


MDO 


HCF 


KCH 


MDO 


PLA T NO. 1 

STA. 1460+00 TO STA. 1493+00 "A- 


SURVEY BOOK 


ELECTRONIC / AERIAL PL~01 17 of 53 


IR-33742 


1006075 
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R/W CODE: 5539 




JERRY D. & RUTH ANN BAILEY 
DEED BOOK WO, PAGE 132 


/JERRY D. & RUTH ANN BAILEY 
/ DEED BOOK 319, PAGE 322 


X / App. Section Line 

< 

X 

E TRUST ET AL. . 

^ s . 


RICHARD EL (/Aft REVOCABLE TRUST ET AL. ^ . 

// DEED BOOiSjM, PAGE 696 / 

/ \ \ (21) ^ Temp R/W / / 

\ ^ ^ Exces s^ Land^/ /'^ / 

5(9' Eas^hent for elecIpi/JJnpln favor X / 

H vO^Vy 7 °f Publicyervice Compmytof widiana 

t X X X<X D.R. 102, PK263 | / ^ 


50' Easement for electric line in favor xXX 
of Public Service Company of Indiana Xo 
D.R. 102, Pg. 261 X 


/ MAURICE E. 8 ^ 

/ JUANITA S. HEAD 

x/ DEED BOOK 382, PAGE 118 


Sec. 19, T-8-N, R-l-W 
Perry Township 
Monroe County 


JERRY 0. & PHYLLIS A. KREBBS 
DEED BOOK 334, PAGE 377 


LORETTA SUE GRAY 
DEED BOOK 403, PAGE 182 


STEPHEN WILLIAM & 

ANN WILSON BARNES \ 

INST. #2003019135 

X 


// 

// 

// 

// 

FRED BARGER f^ 

INST. #2005004527 

/// 

// 

JERRY 0. & PHYLLIS A. f f 

KREBBS W/ + 

DEED BOOK 161, PAGE 126 > / X 

// 

JE GRA Y //> 

I, PAGE 182 w/f 

* / / / # 

/ /£/ / 

>%M / 


JERRY 0. & PHYLLIS A. 
KREBBS 

DEED BOOK 161, PAGE 126 


r/,JA 


GLENDORA BELLE FRANKLIN 
INST. #1999016225 


VITUS EMERSON 
DEED BOOK 217, PAGE 107 


y I/MJ JOSEPH M. & LISA 

h// K KLEINDORFER 

X// i. INST. #2005004927 


tf/ 

/// 

J/V , 

// i 


i /v J//^ kleinl 

/// \J/ / . //VS 7". #2C 

11 ^ 


Ex. R/* 


Ex. R/W 


/Line "PR-A" (To Be Canstructed) 

l22i2~ /aL— - X 7- 


■ i55lj-pQ smithboundt 


-69 NorJ. 


1554 7| 


218 219 220 221 

__ Fy 1st inn SR 37 




^ 1 - 1 - 1 - 1 - 1 - 1 - 1 _ 




Lllltl M — — — — ___ 


1565 


m Ex. R/W RX R 

LEVI BENTON 8 VELMA WRIGHT ( y/W/ X 

DEED BOOK 94, PAGE 640 )w/ 


v/ 


E/VE PROJECT 1006015 
Sta. 1554+30.00 "PR~A‘ 


V / 


CO/./TV J. CROWDER REV AC ABLE LIVING TRUST 
INST. #1999009639 


EDWARD L. RADER AND DOROTHY L. RADER JOINT REVOCABLE TRUST AGREEMENT 
INST. #2007022769 


^1 o, 1/ GLENVIEW SUBDIVISION 
\ C/15. C, EA/l/. /7? 

"nX 

\\ 

/.or <9 ^ \ 


/# 

// 

// 

// 


^JAMES E. S'TQGSDILL 
IRREVOCABLE^RUST 
INST. #2003008885 


\ \ Sec. 19, T-8-N, R-l-W 

\ x Perry Township 

\ \ > Monroe County 


LORI A. ABRAM & BRENT WEIGER 
INST. #2007020717 



RECOMMENDED 
FOR APPROVAL 


DESIGN ENGINEER DA TE 


INDIANA 

DEPARTMENT OF TRANSPORTATION 


DESIGNED: MDO DRAWN: BDM_ PL A T NO . 1 

checked: hcf checked: Mpo STA. 1535+00 TO STA. 1554+87.53 "PR-A' 


HORIZONTAL SCALE 

BRIDGE FILE 

1 " = 100' 

N/A 

VERTICAL SCALE 

DESIGNATION 

NONE 

1006075 

SURVEY BOOK 

PAGE SHEETS 

ELECTRONIC / AERIAL 

PL-04 | 20 of 53 

CONTRACT 

PROJECT 

IR-33742 

1006075 







R/W CODE:5539 


Sec. 36, T.7N., R.2W 
Indian Creek Township 
Monroe County 




_ /r. 


Independant Limestone Company 


215' L.A. R/W, A.C.L. & F.F.T.F. W/GP-1 Posts 


+£(+80.16) 
" £(389.26’) 




App. Esmnt. for Power Po/es 
in favor of others^ 




+77.71 
289.53’ , 


Str. No. 72B 
/ Sta. 1430+00.00 "A* 
A3' of 8'xA' RCB 


\\ 

R/W^ X > 




LAND ACQUISITION UNDER INDOT 
PROJECT 0500A50, CODE 5555 


+£(+11.87)// 
230.88 '/ 

Begin Paveina Exception / 

Sta. 1428+42.95 0 A*(SBL\ _/ 


Wrigley, Kevin A Et. Ux. 

Line "AR-J" 




'Sfa. 1429+09.35 'A* 
43' ofV'x4' RCB 


App. Esmnt. for Underground 
Te/ephone Lines in favor o/j 
others / /rjw 


Bridge Str. No. 


Str. No. 72 _ 

277' of 12'X5' RCPA 


/ //W/ 
/ ///// 


1-69 SB 

1423 


1424 1425 

N 44° 36' 20.17" E 


1426 

\Line "A" 


//Bridge Fil&169-53-9759 

V DesANo. 1172098 

A End Paveina Exception / 

\sta. 1\31+51.00\'A" (SB) \ / 

/ />/ 

\ \ \ 

A 


yv. 


'C TvZ 


i+s J ft* 


+91.79 X; 
' 48.89’/ 


Begin Paveina Exception V 
Sta. 1429+25.95 'A'(NB) 

P.O.T. Sta. 1430+34.20 'A * _ , 

= P.O.T. Sta. 52+77.66 "IVS-24" 


End Pavlina Exception ^ 
Sta./432+/3.?8 f A'(NB) 


/ Elkins, 

, Barry K. 


'arry\ K.EtXUx. 


✓ +£(+85.89)1 

£(54.29’) 


Easement for Gas Lines 
in favor of Indiana Gas 


Const. Limits 




L.A. R/W, A.C.L. & F.F.T.F. W/GP-1 Posts v 265 


315' L.A. R/W, A.C.L. & F.F.T.F. W/GP-1 Posts 


265' L.A. R/W, A.C.L. & F.F.T.F. W/GP-1 Posts 


Bridge Str. No. 24 (NB) / / 205 7 

Bridge File: 169-53-9758 / . 

Des.No. 1172097 /y App. Esmnt. 

y for Power * A 

+£(+70.57) &/*• / * Po/es Z JET 

R/W(265.00’)^^^^^^ ^ / favor of 




+55 


L.A. R/W, A.C.L. & F.F.T.F. V 
W/GP-1 Posts + 93 ] + 55 

217' 284* 


^+£(+$7.71) 
*252.4sy 




/% / JO' Easement for Gas 

V y Lines in favor of Indiana 

^ Gas Company, Inc. 

^/OO' Easement for E/ectric Poie 
, ' Lines in favor of Public Service 
Company of Indiana, Inc. 


+£(+76.19)> 

263.59' 


f rC/ 
Z / 


Sec.31, T 6 N, R4W 
Taylor Township 
Greene County 


Whaley Investments, LLC 


Note: 

All R/W On This Sheet To Be As Shown 

All R/W On This Sheet Described From Line "A" Unless Otherwise Noted 
L.A. R/W To Apply Where Indicated 













































TIME: 9:28:30 AM 
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End Segment. 9 _ 

'Sta. 1554+87.53 VR-A" 
El. 773.08 

sfa. 1554+87.53 VR-A'(BK) = 


-©-- -0.800X ffl _ Q / 

r t l I ttt I I ttt I I nti I rrm I tit l I tttI I rTTtUTTt l ltlT I 11111111 

1 . I N L JJ 1 1J J 1 11 L - Existing Ground along Line VR-A 0 

Special A' Bottom Ditch Req'd, Lt. 

TT[ 1 If ' ' L i SS li UJ 


-Special 4' Bottom Ditch Req'd, Rt. 
(Plotted 10' Below Datum) 


-Profile Grade along Line VR-A 0 
(As shown on Typical Sections) 

+0.380X _ 
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- Pavement Removal 


All R/W on this sheet to be as shown. 

All R/W on this sheet described from 
Line "SR 37" except as noted. 

Line "PR-SR 37" to be constructed. 




Cave 
Sink Role 
Spring 


|J| Dye Tracing 

Sinking Spring 

S wallet 




Sinkhole Rim 
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00+E811 ‘VIS 3NI1 HDim 


Const. Limits - 


l.a. r/w, a - c1 


w/gp-1 


U^T.F. 


ut$ec. Ljrfei+31.55)/ 
^320' 


L YNNE RAE BERGH 


a PP-\^ 


immmm 

■HU 





LINE "PR-SR 37" s. O 

O 1185 \ X 1186 118 

_I_I_A_I_I_I_ D I 

\ +K+30.A3)"SR-37" N 86° 08' 29" W 

\- ,^ 1(260 , 15 ') 


T 1, 







































MA TCH LINE ST A. 1183+00 






















































































































































































































































































































































































































































































































Ordinary.JHigh Water Mark= | 


fSny'Wt,. 

fS|4 

\ • / 


R/W CODE: 5539 


App. Ya Section Line 
and App. £ 


y Y; 

T > \f 

if 

Y/ 


Yi //#/ 


BANK OF INDIANA, 


FARMERS FIELD SUBDIVISION PHASE 3 
PLAT CABINET C, ENVELOPE 295 
App. £ 


Easement for pole line in favor 
of Public Service Company 
D.R. 102, Pg. 249 


+57 // 

^W\ // 


' X 

Vo A 


<f 

/ V/ 

/ v/ 

/ &/ 


yjX fY/ Sta. 17+44.66 "Bolin Lane" 

f h = 0°2'50" Rt. = _ 

■°7 JpOT Sta. 13+00.00 "Glenview Drive" 
A - 90°29 / 54" Rt. 

1 X +EX R/W (+ZT.61) \ 

^ 257', L.A. R/W & F.F.T.FA 


3-971p 
vver[ Bolin l 
172104 * / 


A 

W 


+61 "Bolin Lane" 


STUART T. HILL & 
RITA J. HILL 


+65 "Bolin Lane", BEGIN rpn V— 
' Ex. R/W (11.390 m A 1 

PI Sta. 24+45.G>8 "Bolin Lan 
A :>^-4 °58'15"-Et. | 


PI ISA?. 25+75.45 "Bolin Lane" 
A \2°26'40" Lt. 7 


JEFFERY L. DUFF 


PI Sta. 27+90.39 "Bolin Lane" 
A = 0°7'38"Rt. I I 


App. Ya SUcrrTme 


Liytu "Du I in Lano" 


J/rne "Bolin Lane" 

A_ 


Ex. R/W / 
=, +kx R/W(+96.13) / 

J 263', L\A. R/W & F.F. T.F. g,j 


App. Ya Section Line - 
and App. f 


Excess Land 


+£(+71.47) 
R/W(298.53 A 


viy / <y /(3 k) 

Excess Land 

\$f Sta. 11+44756 "Glenview Drive "I 

^Ysfo~f/ I 

VO s-/ >, „ r ■ 

7 “ / 


' KENNETH D. & VICKI ZIKE 9 
DEED BOOK 445, PAGE 84 J 


BARRY & TERRE R. ELKINS 
INST. #2006013017 


CURVE DATA 

PI - 8+41.56 "Glenview Drive" 

A - 38° 49' 46" (RT) 

R = 250.00' 

T = 88.1V 
L = 169.43' 

E = 15.07' 

CURVE DATA 

PI - 10+94.31 "Glenview Drive" & 
A - 23° 2V 45" (LT) <YJ 

R = 250.00' v/ 

T = 51.69' Yy 

L = 101.94' / 

E = 5.29' / 

All R/W on this sheet to be as shown. 

All R/W on this sheet described from 
Line "A" except as noted. 

Line "Bolin Lane" to be constructed. 


Ex. Glenview Dr — 







x +66 "Bolin Lane" 
Ex. R/W(25') 


t-71 "Bolin Lane" 

58 ' LOT I 


m ^yy • /4 jc/Uo z_ n /C7 / / — . ATT— __-^= 

- -OX -_J_ \ rh \ f —!- N 88° 10'25" L 


S 89° 22' 55" E 


Bolin Lane 


\+47 "PR-Glenview Drive" THRASHER ACRES SUBDIVISION |/ 

ne", 107' PLAT CABINET C, ENVELOPE 155 v 


- House and Building + £ (+32.95) 

XtXXX-Xj/ Removal R/W(196.03') 

DM/X PHYLLIS D. CARPENTER 

EXCESS I REVOCABLE LIVING TRUST 
J£ LAND I DEED BOOK 47V£AfiE Y 487 App £ 


JAMES CRAIG MA TTHEWS ET UX. 


m rn i llio u. O/Mrtrc/v / cn ^- ry~i ■-■ / 

CESSIA REVOCABLE LIVING TRUST 
\NDJ DEED BOOK 471, PAGE 487 




■ \\ 

. X \+50 "I 

I £(,162.34') ^ 


^ +£(+46.71) 

R/W (176.82') 

+50 "PR-Glenview Drive" 


(3E) 


ROLLING GLEN 
SUBDIVISION PHASE 3 
PLAT CABINET C, 
ENVELOPE 339 


Sec. 30, T-8-N, R-1-W 
Perry Township 
Monroe County 


Pavement Removal 


Eli 
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zziEzz 


/ 



VPISta. 20+80.00 n. 
El. 682.95 gj 

L = 170' a 






%% 0 - 00 

90' 


/ 

X 

/ 

ane w / 

/ 

s' 




Existing Ground Line 


















■vv i ^ r> 




I 




Profile Grade 
along Line *Bolin 
















\| ^ ’'O °D O} ^ 

J ^ Ir\* I 
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750 


740 


730 


720 


710 


VPI Sta. 11+00.00 
El. 692.17 

/ = ARn* 



8 9 10 11 
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R/W CODE:5539 


Sec. 36, T.7N., R.2W 
Indian Creek Township 
Monroe County 


Wrigtey, Kevin A Et. Ux. 


+£(+70.88) 
330.00 ' 


384' 

Temp R/W 
For Drive 
Construction 


+£[+7^891 

1336.00^ 


H9 _ 

R/WU92.60') 


A' 


P.O.T. St a/1008+00.0(y*AR-r . 
/= P.O.T. STa. 1436+2^.50 'A'/ 
159.1'Lt. i / / , 




±£[±60680 

220 . 00 ' 



Easement for Gf/s Lines 
in favor ofpidiana Gas 
Co. Inc. / / 


+£(+84.63) 

R/W(205.00’) 


Str. No. 72B _ p 

Sta. 1001+68 "AR-1" 
43' of 8'xA' RCB 



Line 'AR-1* 

See Sheet 
25627500PP20- 


■ ' / \±i2_ 

> i" 5 


±£[±80161 

£(389.26’) N 


App. Esmnt. for Power- 
Poles in favor of . 
others \ 


' App. Esmnt. for ✓ 

Underground / 

- Te/ephone L ines 

f in favor o/ 

othersy 


I Beain Construction \ ^ 
Sta. 50+25.00 VRS-2r'<^\ 

+77.71 . \\ 

289i53’\ +£(+23.52’) \| 

_ . . \ 241.85' \ \ , 


+65.97 

fWT^f x 

/ +80.00 r 
P'207.7V L 


+£(+91.56) 

<£(48.63’) 


Xj Edge o f Pay&men+ypp 

^ ra^ oy fToa^^ m 
^^dgeof^ement +tf+11>87 ^ 
/ 230.88' 

. EIP 

Str. No. 72A 

Sta. 50+92.88 TRS-24 V 

62' of SVT /?C£ ^ 

P.C. Sy-Q. 51+25.85 'PRS-24* 


Independant Limestone Company 


Note : 

All R/W On This Sheet To Be As Shown s' 

All R/W On This Sheet Described From Lin^'A" Unless Otherwise looted 
L.A. R/W To Apply Where Indicated 


Bridge St/. NoJ 5 
'STa . 1430+34-.20 'A' 
Des. No. Jff2097 NB 
Des.Apd 1172098 SB 


y/ 

A Elkins, 


Barry K. Et. Ux. 


End Construction 1 
'Sta. 56+16.02 "PRS-24" 




'+£(+87.71’) 

'252.49' 


N \+£[±76J_9’) 
4l 263.59' 


+£(+07.60) 
/ £(481.00’) 


WV/' 


App.0smnt. for^-—- 
)Pay£\Po/es /Y (L 
| 


v 

205 r 

P.T. Sta. 54+38.22 TRS-24' 


• L.A. R/W, A.C.L. & F.F.T.F. 


—App. Esmnt. for 
Power Po/es in 
favor of others 

Whaley Investments, LLC 


Sec.31, T6N, R4W 
Taylor Township 
Greene County 


P.I. = 52+82.06 PRS-24 


/ xj 
< to 


< V 


* ut> A = 2° 14’ 13.89” (LT) 

s. +55 LOG' Easement for E/ectrie Po/e R _ qqqqqq> 

265' Lines in favor of Public Service 

\EL Sta. Inc - L = 31237’ 

- SO' Easement for Gas E _ j 52 ’ 

°.0.C. Sta. 52+77.66 TRS-24 0 Lines in favor of Indiana 

■ P.O.T. Sta. 1430+34.20 * A 7 Gas Company, Inc. 


{b\ Begining L .A. R/W 
[ 7 ] Ending L .A. R/W 
iffl Sinkhole 
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R/W CODE:5539 


Wrigley, Kevin A Et. Ux. 


±m±80J6l 

^ £(389.26’) 


P.I. = 1000+91.32 AR-1 

A = 33’ 35' 33. 75" (RT) 

R = 240.00’ 

T = 72.44’ 

L = 140.71’ 

E = 10.70’ 
e = 4.50% 


\AJ 

V App. Esmnf. for Power 

Po/es in favor of 


offers 

\\ 

+77.71 , , 

289.53’\ +£(+23.52*) 


i +55 

O 16 * 

O *07 

T -| 384' T/ 

remp /?/*' A 

For Drive \\ 
, ConstructiorK 

Cl. II Drive 

O.P.O.T. STa. 1006+18.14 "AR-1" 
W=12' 


+£(+70.88) 
330.00 I 


+£(+76.89 
" 336.00/ 


Independant Limestone Company 




+£(+11.87*) 

230.88' 


+60 

+80 

\295' R/>L 


Str. No, 72B 
+/43 7 ~oT~8 7 xV~RCP 


[1 jL R/ * R2* 

4f "V- -- PonsttiniTTs — 


ft (t2 9.8n 



+M+60.68’) 

220.00' \ 


Mh 


dp f % 

/ / / 

I0Q6 


_,_ — Beam Construction 

5 , l .a. - <fg. m6+M.M "Ai 


Sta. 1000+08.69 ^/?-r +54 . 3 o, 

^186.73' 


^+80.00 r 
207.7V L 


^/?-r ^ jy 7 / ~ 

- 

49 /?. Esmnf. for <§>W f /V 165' 

Underground / 

Telephone Lines f . 

. n //? favor of / / rW / / / / 

■t. for Power ofh M J_ / __- 


4?/?. Esmnf. for Power 
/Po/es in favor of 


+£(+91.56) 
\ £(48.63*) 


/ / 

//r 

A2 


V u »- 


Cl.,/l Drive/ 

/O/P.O.T. Sta. 1006+79.98 "AR-1" 

/!:& / 


P/3. T . Sta. 1006+38.34 "AR-1" — 

J^Lt. +19.00 

/R/WU92.60') pjst s 

\ / 

^ P.0.7\ Sfc. 1008+00.00 "AR-1" 
m *^|A* C P.0.77 Sto. 1436+25.50 "A" 

.R/*’ /X 159.V Lt. ^ 



si End-Cons true tion/ 
Sta. 'fQQ6±69.97 "AR-1" 


X Easem&Pf^for Gas Lines 
^drffavor of Indiana Gas 
Co. Inc. 


1-69 SB 
1435 


1-69 tlB 


Note: 

All R/W On This Sheet To Be As Shown 

All R/W On This Sheet Described From Line "A" Unless Otherwise Noted 
L.A. R/W To Apply Where Indicated 


■-'' TfX+85.89) 

s \ (E(54.29X 


0 



Legend 

^ Building Removal Remove Existing Roadway 

[*x*vl Environmental Restriction \b\ Begining L.A. R/W 
Y/A Tree Clearing Restriction [e] Ending L.A. R/W 
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